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LEOMINSTER,  MASS. 


1913 


Report  of  Water  Board 

For  the  Financial  Year  ending  December  31,  1913. 


At  the  last  annual  town  meeting  C.  H.  Howe  was  elected 
a member  of  the  Water  Board  for  three  years. 

The  term  of  W.  H.  Chase  expires  with  the  present  munic- 
ipal year. 

The  Board  held  its  annual  meeting  March  10,  1913,  and 
organized  by  the  choice  of  W.  H.  Chase,  Chairman ; A.  H.  Hall, 
Clerk;  and  W.  J.  Wetherbee,  Superintendent  and  Registrar. 

EXTENSION  OF  WATER  MAINS 


The  water  mains  have  been  extended  the  past  year  as 
follows : 


Benjamin  Street 

377 

feet 

of 

6-inch 

pipe 

Benjamin  Street,  to  hydrant 

10 

feet 

of 

6-inch 

pipe 

Buckingham  Road 

285 

feet 

of 

6-inch 

pipe 

Claflin  Street 

361 

feet 

of 

6-inch 

pipe 

Claflin  Street,  to  hydrant 

10 

feet 

of 

6-inch 

pipe 

Devon  Road 

106 

feet 

of 

6-inch 

pipe 

Graham  Street 

262 

feet 

of 

6-inch 

pipe 

Josephine  Street 

371 

feet 

of 

6-inch 

pipe 

King  Avenue 

221 

feet 

of 

6-inch 

pipe 

Lincoln  Street 

136 

feet 

of 

4-inch 

pipe 

Lincoln  Street,  to  hydrant 

10 

feet 

of 

4-inch 

pipe 
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Merritt  Street 

82 

feet 

of 

6-inch 

pipe 

Monroe  Street 

51 

feet 

of 

6-inch 

pipe 

Norwood  Avenue 

177 

feet 

of 

6-inch 

pipe 

West  Street 

477 

feet 

of 

6-inch 

pipe 

West  Street,  to  hydrant 

10 

feet 

of 

6-inch 

pipe 

Wilder  Avenue 

203 

feet 

of 

6-inch 

pipe 

Willow  Street 

400 

feet 

of 

6-inch 

pipe 

Willow  Street,  to  hydrant 

7 

feet 

of 

6-inch 

pipe 

Making  a total  of  3556  feet. 


HYDRANTS 

Five  public  hydrants  have  been  set  during  the  year. 
Making  a total  of  398  public  and  31  private  hydrants. 
Public  hydrants  set  in  the  following  streets : 


Benjamin  Street 

1 

Lincoln  Street 

1 

Claflin  Street 

1 

Willow  Street 

West  Street 

1 

1 

One  private  hydrant  on  land  of  Louis  A.  Cousins,  off 
North  Main  Street. 


GATES 

Seven  gates  have  been  set  during  the  year  in  the  follow- 
ing streets: 

Buckingham  Road  one  6-inch  Josephine  Street  one  6-inch 

Devon  Road  one  6-inch  King  Avenue  one  6-inch 

Graham  Street  one  6-inch  Norwood  Avenue  one  6-inch 

Willow  Street  one  6-inch 

SERVICE  PIPE 

Applications  for  service  connections  during  the  year,  60, 
making  a total  to  date  of  3165. 

Three  thousand  seven  hundred  and  sixty-eight  feet  of 
service  pipe  has  been  laid  as  follows: 

79  feet  of  8 -inch  cast-iron  pipe. 

82  feet  of  6 -inch  cast-iron  pipe. 


WATER  BOARD 


5 


242  feet  of  4 -inch  cast-iron  pipe. 

329  feet  of  l^-inch  wrought-iron  cement-lined  pipe. 

1476  feet  of  1 -inch  wrought-iron  cement-lined  pipe. 

51  feet  of  J-inch  wrought-iron  galvanized  pipe. 

Above  charged  to  applicants  (total  2259  feet.) 

183  feet  of  2-inch  wrought-iron  cement-lined  and  wrought- 
iron  pipe  charged  to  town  (stand  pipes). 

1326  feet  of  1-inch  wrought-iron  cement-lined  pipe  charged 
to  town. 

58  feet  of  1-inch  wrought-iron  cement-lined  pipe  replaced 
with  2-inch  wrought-iron  cement-lined  pipe,  charged  to  appli- 
cant. 


METERS 

One  hundred  and  three  meters  have  been  installed  during 
the  year,  and  seven  meters  have  been  removed  from  service 
not  in  use,  making  the  total  number  of  metered  services  to 
date  2233. 

There  are  sundry  bills  due  on  service  pipe  account 
amounting  to  $726.29 ; inventoried  value  of  meters  on  hand 
$1752.27 ; of  construction  material  on  hand  $2986.49 ; of  tools 
and  fittings  in  shop  $1825.00;  and  horse,  wagons,  sleigh,  har- 
ness, etc.,  in  stable  $575.00. 


SCHEDULE  OF  PIPES  AND  FIXTURES  LAID  TO  JANUARY  1,  1914. 
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Streets 

Abbot  Avenue  

Adams  

Allen  

Appleton  Place  

Arch  

Arlington  

Avon  

Bartlett  

Beacon  

Birch  

Bishop  

Bilossom  

Bon  telle  

Brook  

Buckingham  Road  

Burrage  Avenue  

Campbell  Avenue  

Carter  Place  

Carter  

Castle  

Cedar  

Central  

Central  Court  

Chauncey  

Cherry  

Chestnut  

1 

Ciaflln  ! 

Clark  

Colburn  

Colburn  Court  

Coolldge  Place  

Cottage  

Cotton  

Crawford  

SCHEDULE  OP  PIPES  AND  FIXTURES  LAID  TO  JANUARY  1,  1914.-Continued. 
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» esc  
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Lainenburg:  Streets 

Baker  

East  

Kingman  | 
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Grand  totals  

Total  length  of  pipe,  305,110  feet=57.79  miles;  of  cement  pipe,  1.43  miles;  of  Iron  pipe,  56.36  miles. 
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SCHEDULE  OP  CEMENT  PIPE  REPLACED  BY  IRON,  JAN.  1,  1914 


STREETS 

CEMENT  PIPE 

IRON  PIPE 

o 

•9 

ci 

eQ 

o 

a 

o 

S-inch 

6-inch 

4-inch 

2-inch 

20-inch 

16.inch 

12-inch 

10-inch 

8-inch 

6-inch 

4-inch 

657 

1277 

657 

1277 

792 

792 

496 

496 

Birch 

777 

777 

1104 

1104 

977 

1400 

1364 

977 

1400 

1364 

693 

693 

478 

478 

698 

1018 

614 

404 

1887 

1887 

805 

805 

300 

300 

2465 

2465 

657 

657 

512 

512 

882 

882 

1082 

1082 

793 

793 

76 

76 

fl-rovfi  avfiniifl 

1207 

1042 

165 

TTamilton 

1500 

1500 

TTaws 

330 

330 

T.ancastftr  . ... 

1963 

1652 

1800 

3615 

1800 

Laurel  

781 

781 

Manchester 

317 

317 

Mt  Pleasant . 

1045 

1045 

Main 

2195 

990 

9496 

2195 

6650 

3836 

Middle 

344 

1445 

i789 

Mechanic 

1371 

1096 

894 

477 

1096 

Merriam  avenue... 

2719 

2719 

Mill  

6051 

6051 

Monument  square 

313 

313 

Nashua  

1103 

1103 

North  Main 

2558 

2558 

Oak  

220 

220 

Orchard 

120 

120 

Park 

608 

220 

388 

Pearl  

946 

946 

Priest 

358 

358 

Prescott 

310 

310 

Prospect  

535 

850 

1385 

Pleasant 

699 

5038 

4105 

1632 

Pond  

690 

690 

Richardson  

138 

138 

River 

1271 

1271 

School  

609 

609 

Summer 

1156 

1156 

Tremaine  

422 

422 

Union 

688 

4259 

688 

sie 

1253 

2190 

Vine  

205 

510 

715 

Walker  

750 

750 

Washington 

345 

^5 

Water 

2165 

2165 

Walnut 

1300 

155 

490 

1790 

155 

"West 

600 

1923 

567 

600 

1943 

567 

Whitman 

670 

670 

WTiitney  

2873 

2873 

Total 

600 

2198 

3661 

49882 

30959 

5649 

4105 

2196 

22708 

19894 

15263 

27340 

1491 

Making  92,936  feet  of  cement  pipe  replaced  by  iron 
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REGISTRAR’S  REPORT 


For  the  year  ending  December  31,  1913. 


CASH  RECEIVED 


For  service  pipe 

For  maintenance  account 

Street  extensions,  appropriation  for  1912 

Schedule  rates  $ 7,017  73 

Meter  rates  36,109  87 


For  public  use: 

Hydrants 

$14,774  00 

Watering  troughs 

152  00 

Common  and  parks 

134  90 

School  department,  meters 

558  88 

Fire  department,  meters 

49  38 

Fire  alarm  department,  meter 

69  30 

Highway  department,  stable 

4 05 

Highway  department,  stone  crusher,  meter  7 07 

Cemeteries 

36  47 

Kendall  Hall,  meter 

26  79 

Old  Town  Hall,  meter 

22  29 

New^  Library  building,  meter 

17  49 

Watering  streets 

140  00 

Town  scales 

8 55 

Towm  farm,  meter 

36  54 

Hospital  cottages 

4 16 

$ 2,223  90 
592  09 
6,445  57 


$43,127  60 


$16,041  87 


$68,431  03 


CONTRA 


Paid  cash  to  Town  Treasurer 


$68,431  03 
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EXPENDITURES 

For  maintenance  (labor  and  material)  $10,222  96 

For  construction  '3,277  26 

For  service  pipe  1,814  25 

For  meters  1,253  97 

' $16,567  84 

To  Town  Treasurer  (general  account)  51,863  19 


$68,431  03 

The  Town  Treasurer  has  made  payments  as  above  (viz. 


$16,567.84)  to  the  following  persons  and  corporations 

Abbot,  C.  H. 

$ 1 

25 

Adams  Express  Co. 

7 

47 

Adams,  Ralph  E. 

283 

50 

Allen’s  Reliable  Print 

23 

15 

Alteneder,  Theodore  & Sons 

2 

16 

Ame  & Co. 

3 

25 

American  Forestry  Co. 

86 

50 

American  Ribbon  & Carbon  Co. 

1 

60 

Antil,  Thomas  J. 

19 

03 

Barnes,  C.  E.  & Co. 

9 

50 

Bates  Brothers 

1 

02 

Bond,  Harold  L.  Co. 

125 

71 

Boston  & Maine  Railroad 

2 

20 

Bosworth  & Son 

194 

26 

Bowen  & Fuller 

131 

61 

Boynton,  Fred  W. 

78 

94 

Brown,  Charles  G. 

11 

45 

Builders  Iron  Foundry 

17 

53 

Burditt,  Frank  D. 

47 

75 

Buss,  F.  E. 

55 

25 

Chadwick-Boston  Lead  Co. 

14 

26 

Chase,  W.  H. 

15 

30 

Chicago  Flexible  Shaft  Co. 

2 

63 

Classon,  W.  G. 

552 

75 

Coates  Clipper  Mfg.  Co. 

1 

10 
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Coleman,  J.  H. 

Connors,  Joseph  P.,  V.  S. 

Cook,  F.  H.  & Co. 

Corlies,  Maey  & Co. 

Cragin  & Wilkins  Co. 

Darling  Pump  & Mfg.  Co.,  The 
Derby,  Alden 
Donaldson  Iron  Co. 

Dufort,  Soloman 
Duke,  W.  F. 

Edgerly,  H.  G. 

Elliott  Co.,  The 
Farnsworth,  John  B. 

Fay,  Ellis  E. 

Fitchburg  & Leominster  St.  Ry. 
Fitchburg  Water  Works 
Freeman,  Franklin 
Fuller,  Horace  C. 

Fuller,  W.  A.  Lumber  Co. 
Gammon,  A.  K. 

Gates  & Ray 
Gavin  Hardware  Co. 

Geary,  E.  J. 

Geldert,  Mrs.  E.  L. 

General  Fireproofing  Co.,  The 
Gilchrist,  George  E.  Co. 

Gilson,  H. 

Godfrey,  C.  W.,  Assignee 
Hall,  A.  H. 

Hills,  T.  A.  (P.  M.) 

Hosmer,  A.  C.  Co. 

Howe,  C.  H. 

Jenkins  Brothers 
Johnson’s  Bookstore 
Kalamazoo  Loose  Leaf  Binder 
Lamoureaux,  Aimie 
Legate,  Elmer  F. 


3 44 
2 00 

43  29 
14  50 
50 
40  80 
32  25 
433  98 

4 50 
12  00 

5 00 
7 37 

55  40 
45  28 

Co.  65  00 

222  15 
12  50 
2 00 
21  37 
45  18 
3 75 
128  31 
165  00 
45  16 
24  00 
112  66 
3 00 
1 30 
16  50 
177  34 
11  70 
14  25 
26  25 
1 86 
1 48 
58  60 
54  96 
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Leominster  Concrete  Co. 

4 

40 

Leominster  Electric  Light  & Power  Co. 

3 

99 

Leominster  Electric  Supply  Co. 

3 

05 

Leominster  Hardware  Co. 

46 

03 

Leominster  lee  Co. 

5 

45 

Leominster  Fire  Department 

300 

00 

Leominster  Highway  Department 

81 

Leominster  Printing  Co. 

7 

35 

LeRoux,  T.  J. 

10 

00 

Lunenburg,  ToAvn  of 

96 

00 

Lynch,  Thomas  H. 

23 

25 

Makepeace,  B.  L. 

27 

May,  John  C. 

10 

50 

Mentzer  Mfg.  Co. 

8 

46 

Merriam,  David  H. 

62 

Miller,  J.  D.  Co. 

65 

56 

Morse,  W.  K. 

75 

92 

Mueller,  H.  Mfg.  Co. 

55 

86 

Mulqueeney,  John  P. 

1 

48 

Municipal  Journal 

3 

00 

National  Express  Co. 

4 

05 

National  Meter  Co. 

985 

80 

Neptune  Meter  Co. 

97 

99 

New  England  Carbon  Mfg.  Co. 

3 

00 

New  England  Tel.  & Tel.  Co. 

108 

72 

New  York,  New  Haven  & Hartford  Railroad  Co., 

The  125 

98 

Nichols,  F.  E. 

25 

00 

Obershaw,  Joseph 

2 

.50 

Osborne,  William  L. 

5 

60 

Owens,  Florence  W. 

767 

50 

Page,  Frank  B. 

23 

38 

Parker,  R.  B. 

24 

50 

Pay  Roll 

6,479 

17 

Pettingell-Andrews  Co. 

34 

86 

Phelps,  Louis,  Est. 

30 

88 

Phelps,  Z.  S. 

2 

50 

Pierce,  Charles  S. 

1 

25 

2 
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Pittsburg  Meter  Co. 

112  70 

Pleasant  Street  Garage 

2 00 

Price  & Lee  Co.,  The 

2 00 

Putnam,  William  A. 

6 25 

Rensselaer  Valve  Co. 

295  23 

Rider,  P.  L. 

2 61 

Rodgers,  L.  E. 

11  00 

Savage,  Charles  T. 

12  25 

Sawin,  James  F. 

30  00 

Shepperd,  Frederick  W. 

3 00 

Smith,  A.  P.  Mfg.  Co.,  The 

92  40 

Snow,  George  H. 

10  50 

Tenney  Morse  & Co. 

2 75 

Thomson  Meter  Co. 

49  32 

Tyler,  Henry  I. 

72  56 

Union  Stamp  Works 

2 25 

Union  Water  Meter  Co. 

401  93 

Vorse,  Walter  J. 

4 50 

Walworth  Mfg.  Co. 

61  85 

Webber  & Hey  wood 

13  90 

Wetherbee,  W.  J. 

1,414  25 

Whitney  & Co. 

17  00 

Wood,  R.  D.  & Co. 

883  83 

Woods,  Frank  E. 

1 25 

Worcester  Consolidated  St.  Ry.  Co. 

5 00 

Worthington,  Henry  R. 

9 03 

$16,567  84 

The  payments  as  above  (viz.  $16,567.84) 

have  been  divid- 

ed  as  follows: 

Addressing  machine,  stencils  and  frames 

7 37 

Blacksmithing  and  repairs  of  tools 

123  82 

Blankbooks,  stationery  and  printing 

147  72 

Brick 

5 60 

Cement 

70 

WATER  BOARD 
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Concreting 

4 

40 

Cordage,  waste  and  packing 

79 

82 

D3^namite,  powder,  etc. 

44 

90 

Engineering  and  plans 

516 

50 

Engineering  supplies 

4 

16 

Extra  labor 

19 

23 

Fertilizer  and  grass  seed 

186 

72 

Freight  and  express 

33 

07 

Fuel  and  gasoline 

47 

Gate  boxes 

40 

80 

Gates  and  valves 

66 

50 

Hardware  and  tools 

122 

26 

Hay,  grain  and  straw 

335 

87 

Hydrants  and  repairs 

262 

98 

Lanterns,  globes,  oil,  etc. 

16 

05 

Lead 

95 

33 

Legal  services 

12 

50 

Lumber 

21 

37 

Meters 

1,247 

36 

Office  Supplies 

88 

85 

Paint 

6 

12 

Pay  roll 

6,479 

17 

Pin  arms,  insulators,  and  pole  fittings 

11 

85 

Pipe — iron 

1,514 

62 

Pipe — lead 

14 

26 

Pipe — specials 

41 

95 

Postage 

180 

16 

Premium  on  surety  bond 

6 

25 

Refreshments  for  laborers 

2 

55 

Rent  of  land 

17 

00 

Rent  of  shop  and  stable 

300 

00 

Repairs  of  meters 

147 

79 

Repairs,  wagons,  sleigh  and  harness 

52 

49 

Rubber  Boots 

9 

50 

Salary  of  Superintendent 

1,400 

00 

Salary  of  clerk 

767 

50 

Services  of  assistant  clerk 

376 

16 

20 
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Services  of  auctioneer 

5 

00 

Services  of  physician 

2 

00 

Services  of  Water  Board 

46 

05 

Service  pipe  and  fittings 

578 

40 

Sidewalk  boxes 

107 

00 

Sleeves  and  valves 

92 

40 

Stable  supplies 

17 

17 

Taxes,  Lunenburg 

96 

00 

Telephone  and  telegraph 

108 

72 

Transportation  of  men  and  materials  and  car  tickets 

292 

65 

Trucking 

276 

73 

Wagon 

47 

50 

White  pine  transplants 

86 

50 

$16,567  84 
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STATEMENT  OF  INCOME  AND  MAINTENANCE 
ACCOUNTS 

For  the  Year  Ending  December  31,  1913. 
INCOME 


Schedule  rate  charged  $ 7,080  48 

Meter  rates  charged  ' 36,410  27 

$43,490  75 

For  public  use  16,041  87 

$59,532  62 

MAINTENANCE 

Expenditures  $10,222  96 

Less  credits  for  labor  and  material  sold  630  00 


Balance,  net  cost  for  year  $ 9,592  96 

Interest  on  debt  . 7,130  00 

$16,722  96 


Net  gain  for  year  $42,809  66 

Net  income,  as  stated  on  the  next  page,  accounted  for 
as  follows : 

Used  tor  construction  purposes  (see  page  23)  $477,014  30 

Inventory  of  materials  on  hand  4,473  37 

Due  for  schedule  and  meter  rates  843  58 

Due  for  service  pipe  726  29 

Balance  that  has  been  available  for  general 

expenses  of  the  town  311,642  19 


Total 

Deducting  amount  received  for  public  use 


$794,699  73 
391,384  27 


Leaves  a balance  of  $403,315  46 

Above  all  cost  for  interest  on  water  debt  and  maintenance 
of  works  and  water  for  public  use,  to  date. 
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STATEMENT  OF  INCOME  AND  MAINTENANCE 
INCLUDING  INTEREST  ON  WATER  DEBT  FROM  1873  TO  1913, 

INCLUSIVE 


INCOME 

EXPENSE 

Tear 

Premiums  on 

Public  Use 

Schedule  and 

Interest 

Maintenance 

Bonds  Sold 

Meter  Rates 

1873-4 

$ 7,700 

00 

$ 4.712  53 

$13,529  94 

$2,320  00 

1875 

5 250 

00 

6.919  38 

10,810  00 

2.431  31 

1876 

5 250 

00 

7,315  91 

11,100  00 

1.760  14 

1877 

5,600 

00 

7.467  16 

1 11,100  00 

1.530  15 

1878 

5 700 

00 

7,510  61 

1 11,100  00 

1,269  45 

1879 

5,800 

00 

8,155  74 

11  100  00 

2 175  21 

1880 

6.850 

00 

9,542  86 

11.100  00 

1,706  72 

18S1 

5,950 

00 

10  083  50 

11,100  00 

2.847  28 

1882 

6,150 

00 

10,794  24 

11.100  00 

1,662  38 

1883 

$1,140  00 

6 200 

00 

11  277  20 

10,346  74 

2,362  48 

1884 

6,350 

00 

11.148  92 

9.600  00 

1,816  61 

1885 

6,400 

00 

11.721  74 

9.600  00 

1,402  68 

1886 

6,4f)0 

00 

12,836  28 

9,600  00 

2 287  62 

1887 

6,660 

00 

14.236  82 

9 600  00 

1.681  02 

1888 

116  89 

i 6.900 

00 

15  027  40 

8,679  17 

1,800  07 

1889 

1 7,250 

00 

16  271  57 

7,700  00 

1,818  00 

1890 

6.507 

09 

15.008  72 

7,700  00 

2 972  90 

1891 

6,662 

60 

16.780  19 

7,785  42 

2.373  32 

1892 

7,036 

50 

18.349  04 

7,860  00 

3,880  78 

1893 

7,403 

50 

20  224  41 

7.850  00 

4 345  24 

1894 

305  20 

7,909 

00 

20  119  70 

8,270  00 

1,601  00 

1895 

3,518  78 

8.526 

60 

24.354  99 

8,273  89 

7 640  87 

1896 

6,378  90 

9,419 

11 

25,048  14 

10.604  45 

3,996  25 

1897 

10.337 

55 

26.308  60 

12,936  34 

4,247  96 

1898 

10.940 

42 

27.613  74 

12.818  89 

3,266  86 

1899 

11,952 

52 

31.689  69 

12  920  00 

1,801  86 

1900 

12,837 

26 

33,900  99 

12  912  60 

1,946  06 

1901 

13.659 

76 

33  951  39 

10  905  00 

2,167  66 

1902 

14.293 

82 

36.087  94 

10,455  00 

2,418  96 

1903 

14.733 

20 

35  629  69 

9,056  00 

3,873  86 

1904 

14,909 

82 

36,658  48 

9,930  00 

4,318  28 

1905 

16,081 

85 

38.508  18 

9.6S0  00 

6,281  47 

1906 

15,338 

83 

38.668  16 

9.230  00 

6.166  11 

1907 

15  426 

78 

41,378  76 

8,792  60 

6,292  10 

1908 

15,816 

43 

2x,362  60 

8,617  60 

6.244  66 

1909 

16  106 

40 

44  459  90 

8.530  00 

6.493  37 

1910 

16144 

68 

46.796  03 

8,180  00 

9.606  84 

1911 

16,230 

14 

44,244  79 

1 7,830  00 

9,679  70 

1 12 

8,769 

83 

43,876  60 

1 7,480  00 

10  961  61 

1913 

16,041 

87 

43,490  76 

! 7,130  00 

9,669  64 

Tot’l 

11,459  77 

$391,384  27 

$935,232  07 

$392,701  34 

$160,676  04 

Total  of  income  $1,338,076  11 


Total  of  expense  543,376  38 


Balance,  being  net  income  to  Jan.  1,  1914  $794,699  73 
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STATEMENT  SHOWING  COST  OP  WORKS 


January  1,  1914. 


Construction  to  January  1,  1913  $337,021  85 

Cost  of  extension  in  1913  3,048  33 

Fall  Brook  account  to  January  1,  1914 
Improvement  account,  Pall  Brook  Reservoir 
Grounds  to  January  1,  1914 
Improvement  account.  Distributing  Reservoir 
Grounds  to  January  1,  1914 
Relaying  to  January  1,  1914 
Meter  account  to  January  1,  1913 
Cost  of  meters  in  1913 


Service  pipe  to  January  1,  1913 
Cost  of  extension  in  1913 


$34,416  80 
1,123  77 


$16,778  86 
556  92 


$340,070  18 
148,613  83 

4,329  87 

87  14 
103,036  93 


$ 35,540  57 


$ 17,335  78 


Total  cost  $649,014  30 

(Increase  during  the  year,  $4,729.02). 

Water  debt,  January  1,  1914  $172,000  00 

Balance  paid  from  revenue  of  works  477,014  30 

Total  as  above  $649,014  30 


LEDGER  BALANCES,  JANUARY  1,  1914 


Construction,  Leominster  $336,909  95 

Construction,  Lunenburg  3,160  23 

Improvement  account.  Fall  Brook  Reservoir  Grounds  4,329  87 

Improvement  account.  Distributing  Reservoir  Grounds  87  14 

Pall  Brook  supply  148,613  83 

Relaying  103,036  93 

Meters,  purchase  account  35,540  57 

Service  pipe,  Leominster  account  17,075  55 

Service  pipe,  Lunenburg  account  260  23 

Due  for  service  pipe  726  29 
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Due  for  schedule  rates  150  06 

Due  for  meter  rates  693  52 

Inventory  of  construction  material  2,986  49 

Inventory  of  service  pipe  and  fittings  1,486  88 


Town  of  Leominster,  net  gain,  1873  to  1913,  inclusive  311,642  19 


Total 


CREDITS 

Water  debt 

Income  to  January  1,  1914  (see  page  22) 
Total 


$966,699  73 


$172,000  00 
794,699  73 


$966,699  73 


The  following  persons  have  been  granted  permits  as 
plumbers  and  are  authorized  to  do  work  as  such  in  connection 
with  the  Leominster  Water  Works: 

C.  F.  Bourne,  Leominster  0.  H.  Lyon,  Leominster 


H.  E.  Burrage  Co.,  ‘‘ 

M.  J.  Butler,  ** 

W.  H.  Cook, 

H.  E.  Crain, 

Cragin  & Wilkins  Co., 

J.  J.  Doyle, 

J.  B.  Farnsworth,  “ 

J.  W.  Harrington, 

Adolph  Houde,  ‘‘ 

G.  F.  Kendall, 

F.  E.  Ladeau, 

Leominster  Plumbing  Co.  “ 
William  Lynch,  “ 


R.  A.  Lyon, 

Smith  Brothers, 

Frank  Spill, 

J.  F.  Bartley,  Fite ti burg 

The  Brownell-Mason  Co.  ' 

P.  J.  Hart, 

The  Jennison  Co., 

J.  H.  Mack, 

G.  M.  Parks, 

George  Ronan, 

T.  B.  Sheehan, 

J.  F.  Sullivan,  “ 

O’Toole  Brothers,  Clinton 

W.  H.  CHASE, 

A.  H.  HALL, 

C.  H.  HOWE, 

Leominster  Water  Board. 


